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Message Text 


UNCLASSIFIED 

PAGE 01 ISLAMA 00637 220920Z 
ACTION FBOE-OO 

INFO OCT-01 NEA-10 ISO-OO /011W 

039376 220930Z/21 

P 220741Z JUNU77 

FM AMEMBASSY ISLAMABAD 

TO SECSTATE WASHDC PRIORITY 2403 

UNCLAS ISLAMABAD 637 

DEPT. FOR A/FBO 

E.O. 11652: N/A 
TAGS: ABLD/ASEC 

SUBJ: COMPOUND WALLBROJECT - CONTRACT NO. S-707-FBO-94 
CHANGE ORDER REQUEST 

REF: ISLAMABAD 4692 AHZ 5715 - STATE 1 12963 

1 . SALEEM MUNIR ASSOCIATES COST ESTIMATE FOR ADDITIONAL STAIRS, 
PEDESTRIAN AND AUTO GATES RS.55,860.00. 

2. STAIRS AND PEDESTRIAN GATE TO BE LOCATED BSTWEEN GRID 15 AND 16 
AUTO GATE SOUTH/WEST END OF PROPERTY BETWEEN GRID LINE A AND B AS 

DESCRIBED IN ISLAMABAD 4692. 

3. CONTRACTOR'S COST BREAKDOWN HAS BEEN REVIEWED BY THIS OFFICE 
AND FOUND ACCEPTABLE. CONTRACTOR HAS USED SAME UNIT PRICES 

AS FOR ORIGINAL NONTRACT. 

4. NO INCREASE IN ALLOTMENT FOR THIS CONTRACT WILL BE REQUIRED AS 
COST FOR THIS ADDITIONAL WORK RS.55, 680.00, IS WITHIN THE LIMIT 

OF THIS ALLOTMENT. 

5. AS IT IS PREFERABLE TO CARRY OUT THIS ADDITIONAL WORK 
CONCURRENTLY WITH REST OF WORK, AN EARLY DECISION BY 
UNCLASSIFIED 

UNCLASSIFIED 

PAGE 02 ISLAMA 00637 220920Z 
THE DEPARTMENT IS REQUESTED. 

6. AS REQUESTED IN STATE 1 12963, DETAIL DRAWINGS AND 
CONTRACTOR'S COST ESTIMATE WILL BE POUCHED JUNE 23. 

7. APPROVAL IS RECOMMENDED. 
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CONSTABLE 


UNCLASSIFIED 


NNN 


*** Current Handling Restrictions *** n/a 
*** Current Classification *** UNCLASSIFIED 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 -Jan-1 994 12:00:00 am 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Sent Date: 22-Jun-1977 12:00:00 am 
Decaption Date: 01 -Jan-1 960 12:00:00 am 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 -Jan-1 960 12:00:00 am 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1977ISLAMA00637 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: n/a 

Errors: n/a 

Expiration: 

Film Number: D770222-0843 
Format: TEL 
From: ISLAMABAD 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1977/newtext/t1 977061 07/aaaafzdb.tel 

Line Count: 67 
Litigation Code IDs: 

Litigation Codes: 

Litigation History: 

Locator: TEXT ON MICROFILM, TEXT ON-LINE 
Message ID: 1d0d9e73-c288-dd11-92da-001cc4696bcc 
Office: ACTION FBOE 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: 77 ISLAMABAD 4692 
Retention: 0 

Review Action: RELEASED, APPROVED 
Review Content Flags: 

Review Date: 15-Nov-2004 12:00:00 am 
Review Event: 

Review Exemptions: n/a 
Review Media Identifier: 

Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
SAS ID: 2008542 
Secure: OPEN 

Status: <DBA CORRECTED> mcm 97091 1 

Subject: COMPOUND WALLBROJECT - CONTRACT NO. S-707-FBO-94 CHANGE ORDER REQUEST 
TAGS: ABLD, ASEC 
To: STATE 
Type: TE 

vdkvgwkey: odbc://SAS/SAS.dbo.SAS_Docs/1d0d9e73-c288-dd1 1-92da-001cc4696bcc 
Review Markings: 
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